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2020 - 2023 Bridge Projects 


Fiscal Year 2020 
Job Number of — Est. Total 

County Route Dist Number Description Location Status Bridges Cost ($1,000 
Andrew IS 29 NW 113241 Bridge reha A (ee FLERA TED” Awarded 2 1,184 
Andrew MO 48 NW 183133 Bridge replacement over Agee Creek, 2 miles east of Rte. D near Whitesville. Awarded il 612 
Andrew IS 29 NW 113109 Bridge replacement over Hopkins Creek, 0.2 mile south of Rte. T near Amazonia. Awarded 2 5,843 
Atchison RTU NW 183204 Bridge NCC brs r ERAT =i of Rte. 136 near Phelps Awarded 1 305 
Chariton US 24 NW 1P3132 Bridge replacement over Middle Fork Chariton River, 1.8 miles west of Rte. 129 Awarded 1 2,018 


near Salisbury. 


Chariton US 24 NW 2P2183 Bridge replacement to the overflow structure of the Middle Fork Chariton River, Awarded 1 2,746 
1.5 miles east of Rte. 129 near Salisbury. 


Dekalb RT D NW 1S0588 Bridge replacement over Ervens Branch, 0.4 mile north of Rte. W near Maysville. Awarded al 1,089 
Dekalb RTA NW _ 183137 Bridge replacement over North Fork Lost Creek, 1.6 miles south of Rte. Z near Awarded 1 631 
Maysville. 


Holt RTH NW 183162 Bridge ACC Fi" “ERATED Rte. B, near Oregon. Awarded il 407 
Holt RTT NW 1S3071 Bridge Bee =i ae RA 0. PER) of Rte. U near Oregon. Awarded 1 384 


Holt IS 29 NW 113099 Bridge rehabilitation | over Kimsey Creek and Rte. E near Mound City. Awarded 4 3,529 


Holt RTT NW 183070 Bridge Bea = ‘= RA 0. T= 8 of Rte. O near Oregon. Awarded 1 368 


2020 - 2023 Bridge Projects 


Fiscal Year 2020 
Job Number of Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 


Livingston MO190 NW 183156 Bridge ACC r Erikobe PO ZN | ED east of Rte. Y, near Awarded a 3,524 
Livingston US65 NW 1P3114 Bridge ee Eni my Bie of Rte. 36 near Awarded 1 4,304 
lico 


Nodaway MO 46 NW 183139 Bridge replacement over stream, 3.2 miles east of Rte. AB near Maryville. Awarded 1 823 

Nodaway MO 46 NW 183138 Bridge replacement over Big Slough Creek, 0.8 mile west of Rte. AB near Maryville. Awarded al 688 

Nodaway MO 46 NW 1S0616 Bridge replacement over White Cloud Creek, 2.3 miles east of Rte. AB near Awarded 1 932 
Maryville. 

Nodaway MO 46 NW 180447 Bridge replacement over Florida Creek, 0.7 mile west of Rte. AB near Maryville. Awarded al 825 

Sullivan RT PP NW 183140 Bridge replacement over East Medicine Creek Drainage Ditch, 0.2 mile east of Rte. Awarded 1 1,646 


139 near Osgood. 


Worth RT YY NW 183134 Bridge aye e fen Icce-s AT F-1) 0.5 mile north of Rte. W Awarded 1 1,939 


Lincoln MO 79 NE 2P3085 Bridge RC C F | CERATE thy of Rte. N near Winfield. Awarded 1 1,003 
Macon RT DD NE 283198 Bridge Shoe =i "ERATED Rte. K near Ten Mile. Awarded al 708 


Macon RTD NE 282168 Bridge replacement over Burlington Northern Santa Fe Railroad in La Plata. Awarded 1 1,721 


2020 - 2023 Bridge Projects 


Fiscal Year 2020 
Job_ Number of Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 


Marion US 61 NE 2P3182 Bridge iv .V ei rRt terr s north of Rte. 6 at Taylor Awarded 2 Al OuL7/ 
O brakes ST ETS 

Monroe US 24 NE 2P3183 Bridge Nei r Mi k Salt.Ri ile west of Rte. 15 near Paris. Awarded 1 889 
CELERATED 

Montgomery RT JJ NE 283196 Bridge ere r Pri ch 1.mi f Rte. E near Bellflower. Open to Traffic 1 857 
CELERATED 

Montgomery IS 70 NE 213226 Bridge RC r.Lo Loutre River 2.2 miles west of Awarded 2 6,838 
Che hefner aepive) 1) 


Montgomery MO 161 NE 380623 Bridge replacement over Smith Branch 3.4 miles south of Rte. 19 near Danville. Awarded 1 1,072 

Pike RTU NE 2583177 Bridge replacement over Branch Peno Creek 0.2 mile west of Rte. 61 near Bowling Awarded 1 853 
Green. 

Pike RTU NE 283120 Bridge replacement over Peno Creek 1 mile west of Rte. 61 near Bowling Green. Awarded al 569 

Pike RTC NE 382219 Bridge ROC =i ‘= ny K TED” of Rte. E near Frankford. Awarded 1 816 

Ralls RTH NE 283046 Bridge rehabilitation over Salt River 1.2 miles north of Rte. A near Center. Awarded 1 S59) 


Clay CRD128THST KC 413219 Bridge ACC frie eceen rd alEL) north of Rte. 291 and 3.2 Awarded di 906 
iles s tag? 


Jackson CST BLUE KC 483218 Bridge replacement over Rte. 78, 1.1 miles east of |-435 and 0.3 mile west of Awarded 1 3,822 
RIDGE BLVD Arlington Avenue. 


2020 - 2023 Bridge Projects 


Fiscal Year 2020 
County Route Dist 
Jackson CST HILLCREST KC 

RD 
Jackson US 24 KC 
Jackson CST 140TH ST KC 
Pettis RTO KC 
Pettis RTD KC 
Pettis RTD KC 
Platte MO 273 KC 
Ray RT J KC 
Saline MO 41 KC 
Saline MO 41 KC 
Saline MO 122 KC 
Saline MO 41 KC 


Job_ 


Number 


413221 


483287 


413217 


33090 


3S$3116 


SSSie5 


413197 


3S3089 


3P3092 


3P3126 


3S$3091 


3P3125 


Description 
Bridge rehabilitation 


Bridge replacement 


Bridge replacement 


Bridge replacement 


Bridge replacement 


Bridge replacement 


Bridge replacement 


Bridge rehabilitation 


Bridge replacement 


Bridge replacement 


Bridge replacement 


Bridge replacement 


Location 


at.Hillcrest. Drive, 0.3._mile_north of |-435 and 1-470 
interchange and 0.9 mile south of Blue Ridge Boulevard. 


over Delaware Avenue/Truman Library Drive 3.6 miles east of 
I-435 near Independence. 


over. 1-49,.1.3 miles south.of Main Street and 0.6 mile north of 
MO 150 in Grandview: 


over Muddy Creek, 2.7 miles north of Lee Road and 1.8 miles 
south of Lookout Road. 


at South Fork Blackwater River, 0.7 mile east of Rte. 127 and 
2.4 miles west of Gibson Road. 


at Heaths Creek, 0.9 mile west of McCubbin Road and 0.8 mile 
east of McAninch Road. 


over I-29 in Tracy. 
at Crooked River, 0.9 mile west of 80th Street and 1.1 miles 
east of Shotwell Road. 


at Muddy Creek. 0.3 mile south of 330th Road and 0.8 mile 
north of 320th Road. 


over Camp Creek, 1.5 miles east of Rte. E near Marshall and 
0.2 mile west of Nocturne Avenue. 


at Muddy Creek, 0.5 mile east of 305th Road and 0.1 mile 
west of Harvest Avenue. 


over Flat Creek, 3.2 miles east of Rte. E and 1.8 miles west of 
Rte. D near Marshall. 


Status 
Awarded 


Open to Traffic 


Awarded 


Awarded 


Awarded 


Awarded 


Awarded 


Awarded 


Awarded 


Awarded 


Awarded 


Awarded 


Number of _ Est. Total 
Bridges Cost ($1,000 

al 1,955 
1 3,762 
1 3,854 
1 1,328 
1 1,464 
1 761 

1 3,722 
il 849 

1 1,166 
1 937/ 

1 1,505 
al 1,103 


2020 - 2023 Bridge Projects 


Fiscal Year 2020 
Job_ Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 


Boone RT HH CD 583249 Bridge ACC Fi" "ERAT E D Awarded 1 682 


Callaway RTD CD 583234 Bridge fig Va rl-7 
CELERATED 

Camden RTD CD 583262 Bridge vei rMi rook Awarded 1 858 
CELCERATED 

Cooper RT K CD 583251 Bridgerehabilitation | over Blackwater River. Awarded al 1,149 

Cooper RT DD CD 583260 Bridge RC rFla Awarded al 1,108 
CELERATED 

Crawford MO 49 CD 5P3241 Bridge By es Dt Awarded 1 1,158 
CELERATED 

Crawford RT CC CD 583289 Bridge vei rBr Awarded 1 894 
CELERATED 


Awarded 1 2,983 


Gasconade RTA CD 583242 Bridge replacement over Third Creek. Awarded 1 aL Bye 
Howard RTZ CD 5S3238 Bridge repl KO € Fi “ERAT E D Awarded 1 720 
Howard RT EE CD 583248 Bridgerehabilitation over Prairie Creek. Awarded al 640 


Miller RTC CD 583263 Bridge ROC El ‘= RAT = D Awarded 1 791 


2020 - 2023 Bridge Projects 


Fiscal Year 2020 
Job_ Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Moniteau RT CC CD 583288 Bridge peeve FeERATEL) over Burris Fork Awarded 2) 1,658 
Osage RTD CD 583250 Bridge replacement over Mistaken Creek. Awarded 1 813 
Osage MO 100 CD 583243 Bridge replacement over Shawnee Creek. Awarded al 1,425 


Washington RT AA CD 5S3240 Bridge KOC FrERATE D Awarded 1 1,385 


Franklin RT AD SL 6583168 Bridge replacement over Happy Sac Creek. Awarded 1 2,361 
Jefferson MO 30 SL 681908 Bridge and culv st nd_w d lanes over Saline Creek at Awarded 3 4,465 
eh REEMA TELS: 
upgrades 


St. Louis RT AB SL 682211 Bridge a Nee FrERAT = Creek in Creve Coeur. Awarded 1 1,189 


Bates IS 49 SW_ 713050 Bridge rehabilitation | onthe southbound lanes over the Bates County Drainage Awarded 1 3,467 
Ditch. 


Benton CSTMAINST SW _ 7583369 _ Bridge rehabilitation rRt in Warsaw; e 82 over Hogles Creek 1.8 miles Awarded 4 622 
C pesto and repa ver s on Rte H over Brickley 
te 


ollow 1.9 miles south o 
Dade US 160 SW 7P3195 Bridgerehabilitation | over Stockton Lake. Awarded 1 1,071 


2020 - 2023 Bridge Projects 


Fiscal Year 2020 
Job_ Number of — Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Dade US 160 SW 7P2228C Bridge rehabilitation | over Stockton Lake. Awarded al 1,410 


Henry MO 18 SW 482276 Bridge ACC Fre RAT = D Awarded 1 3,354 
Jasper RT U SW 7583172 Bridge ae! @ = BAT = D Awarded 1 1,057 
Newton RT CC SW 7P3190B Bridge KOEC PrERATED Racine. Awarded 1 540 


St. Clair RT ZZ SW 783203 Bridge rehabilitation | over Truman Lake. Awarded 1 2,560 
St. Clair RTC SW 783202 Bridge rehabilitation | over Truman Lake. Awarded 1 3,243 
Bollinger RT P SE 983439 Bridge replacement over Brush Creek. Awarded dl 859 
Cape RT AA SE 9583393 Bridge replacement over Caney Creek. Awarded 1 WAS 
Girardeau 

Iron MO 72 SE 9P3058 Bridge replacement over Stouts Creek. Open to Traffic 1 1,898 
New Madrid RT ZZ SE 983328 Bridge replacement over Old Channel Little River. Open to Traffic al 632 


New Madrid US 61 SE 983327 Bridgereplacements over Drainage Ditches 37 and 18. Awarded 2 587 


2020 - 2023 Bridge Projects 


Fiscal Year 2020 
Job Number of — Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
New Madrid RTD SE 9583330 Bridge replacement over Drainage Ditches 43 and 2. Awarded 2 1,090 
Oregon BU 63 SE 983219 Bridge replacement over Burlington Northern Santa Fe Railroad and Two Mile Awarded 1 2,253 
Creek. 

Ozark RT J SE 953385 Bridge replacement over Lick Creek. Awarded 1 e524 
Pemiscot MO 153 SE 9583332 Bridge replacement over Drainage Ditch 84. Awarded 1 855 
Pemiscot Rinee SE 983220 Bridge replacement over Drainage Ditch 66. Awarded 1 456 
Pemiscot RTA SE 983222 Bridge replacement over Drainage Ditch 70. Awarded 1 452 
Pemiscot RTT SE 983227 Bridge replacement over Main Ditch 8. Awarded al 256 
Pemiscot RTA SE 9583331 Bridge replacement over Drainage Ditch 71. Awarded 1 415 
Ripley MO 142 SE 983209 Bridge replacement over Little Black River. Awarded Al 873 
Scott BU 61 SE 9583063 Bridge replacement over the Union Pacific Railroad and Rte. M. Awarded 1 2,751 
Scott MO 91 SE 9583278 Bridge replacement over Drainage Ditch 291. Awarded 1 559 


Scott MO 91 SE 9583279 Bridge replacement over Drainage Ditch 35. Awarded 1 549 


2020 - 2023 Bridge Projects 


Fiscal Year 2020 
Job_ Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Scott RT ZZ SE 9583395 Bridge replacement over Drainage Ditch 4. Awarded al 686 
Stoddard MO91 SE 9583264 Bridge replacement over Drainage Ditch 34. Awarded 1 525 
Stoddard RTZ SE 9583224 Bridgereplacements over Drainage Ditch 4, Main Drainage Ditch, and Little River Awarded 4 1,597 


Drainage Ditches. 


Stoddard MO91 SE 9583263 Bridge replacement over Drainage Ditch 33. Awarded 1 546 


Texas MO 17 SE 9P3212 Bridge replacement over Big Creek. Awarded 1 2,045 


Wright MO 38 SE 9583384 Bridge oi Vale: FrERATE D Awarded 1 979 


SFY 2020 Bridge Projects 96 114 145,537 


2020 - 2023 Bridge Projects 


Fiscal Year 2021 
County Route Dist 
Atchison IS 29 NW 
Carroll RTZ NW 
Chariton MO 139 NW 
Dekalb RTA NW. 
Gentry US 169 NW 
Grundy US 65 NW 
Harrison RT V NW 
Harrison RT P NW 
Harrison RT EE NW 
Holt RT B NW 
Holt US 159 NW 
Mercer RT BB NW 


Job 
Number 


113110 


282185 


183157 


183136 


1P3106 


1P3252 


183122 


183158 


183253 


183061 


1P3254 


183161 


Description 
Bridge rehabilitation 


Bridge replacement 


Bridge replacement 


Bridge rehabilitation 


Bridge rehabilitation 


Bridge rehabilitation 


Bridge replacement 


Bridge replacement 


Bridge rehabilitation 


Bridge rehabilitation 


Bridge rehabilitation 


Bridge rehabilitation 


Location 
over. the Nishnabotna River, 1.mile south of the lowa State 
lire. 


over Tater Hill Creek, 1.1 miles west of Rte. 65 near Coloma. 


over Grand River Overflow, 1.6 miles west of Rte. EE near 
Sumner. 


over Lost Creek, 0.5 mile south of Rte. W near Maysville. 


over Middle Fork Grand River, 0.6 mile east of Rte. YY near 


Gentry. 


over Rte. 6 in Trenton. 


over Coal Creek, 1.2 miles north of Rte. WW near Cainsville. 


over White Oak Creek, 0.4 mile west of Rte. TT near McFall. 


over Panther Creek, 0.1 mile south of Rte. F, near New 


Hampton. 


over I-29 near Oregon. 


over Big Lake overflow, 1 mile west of Rte. 111, near Big Lake. 


over Branch of Weldon Fork Creek, 3.5 miles west of Rte. 65, 
near Mercer. 


Status 
12/18/20 Letting 


8/21/20 Letting 


8/21/20 Letting 


10/16/20 Letting 


10/16/20 Letting 


1/15/21 Letting 


8/21/20 Letting 


8/21/20 Letting 


10/16/20 Letting 


10/16/20 Letting 


1/15/21 Letting 


10/16/20 Letting 


Number of Est. Total 
Bridges Cost ($1,000 
2 4,809 
1 887 
1 3,128 
1 V3 
1 1,248 
1 421 
1 685 
al 1,267 
a 390 
1 AL (OVS37/ 
1 345 
al 335 


2020 - 2023 Bridge Projects 


Fiscal Year 2021 
Job Number of — Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Putnam RTY NW 183163 Bridge rehabilitation | over North Blackbird Creek, 2.6 miles south of Rte. 129 near 10/16/20 Letting 1 294 
Unionville. 


Adair MO 11 NE 280413 Bridgeimprovements over Steer Creek 4.7 miles east of Rte. 63 near Kirksville. 2/1/21 Letting 1 635 


Adair MO 149 NE 280416 Bridge TACO FrERATED of Rte. D near Connelsville. 2/1/21 Letting 1 782 
Audrain US 54 NE 2P3247 Bridge ROC ft ERATED east of Rte. B near Rush 2/1/21 Letting il 762 


Audrain RT J NE 283071 Bridgeimprovements over Middle Lick Creek 1.2 miles west of Rte. 19 near 2/1/21 Letting il 726 
Laddonia. 
Lewis RTC NE 283148 Bridgeimprovements over Durgens Creek 1 mile west of Rte. P near LaGrange. 2/1/21 Letting 1 863 
Lewis RT K NE 382202 Bridge replacement over Middle Fabius River 1.9 miles south of Rte. Y near Labelle. 2/1/21 Letting 1 1,410 
Lincoln RTM NE 283005 Bridge replacement over King's Lake 1.9 miles east of Rte. 79 near Elsberry. 2/1/21 Letting al 756 
Montgomery RT P NE 283187 Bridge ROC FrERA TE py of Rte. K near Americus. 12/18/20 Letting 1 920 
Ralls US 61 NE 2P3138 Bridgerehabilitation | over Bear Creek 0.6 mile north of Rte. HH in Hannibal. 12/18/20 Letting 1 1,197 
Ralls US 61 NE 2P3137 Bridgerehabilitation | over Norfolk Southern Railroad 0.9 mile north of Rte. HH in 12/18/20 Letting 1 1,433 


Hannibal. 


2020 - 2023 Bridge Projects 


Fiscal Year 2021 
Job_ Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Scotland MO 15 NE 2P3089 Bridge replacement over South Wyaconda River 0.1 mile south of Rte. BB near 2/1/21 Letting 1 1,149 
Memphis. 


Cass RT J KC 483286 Bridgerehabilitation | over Young Branch, 0.1 mile south of 217th Street and 0.4 3/1/21 Letting 1 694 
mile northeast of Branic Drive in Peculiar. 


Jackson US 24 KC 4P3015 Bridgereplacements at Union Pacific Railroad, Drainage Ditch and Fire Prairie Creek 12/18/20 Letting 4 8,057 
and roadway grade from west of Osage Street near Buckner to 1 mile west of Rte. 
improvements H and from Burnley Road 
Platte IS 29 KC 413291 Bridge KOC FreR: ATED. Rte. 169 near Riverside. 3/1/21 Letting 2 4,666 
Platte RT FF KC 4583290 Bridge replacement 2.1 miles west of Rte. 9 in Parkville and 0.1 mile east of Union 12/18/20 Letting 1 788 
Chapel Road. 
Platte IS 29 KC 413297 Bridge KEC FreR: Neb) 169 near Northmoor. 1/15/21 Letting 1 5,265 
Saline RT YY KC 3583127 Bridge replacement over I-70, 3.6 miles west of Rte. 65 and 3.2 miles east of Rte. K. 12/18/20 Letting il 3,243 
Saline MO 41 KC 3P3093 Bridgerehabilitation | over Rte. O and Mexico Sub Railroad. 11/20/20 Letting 1 1,601 


Boone OR 70 CD 583253 Bridgeimprovements over Little Cedar Creek. 2/1/21 Letting 1 1,066 


Boone IS 70 CD 513366 Bridgeimprovements over Perche Creek. 2/1/21 Letting 2 2,692 


2020 - 2023 Bridge Projects 


Fiscal Year 2021 
Job Number of — Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Callaway IS 70 CD 513365 Bridgeimprovements over Auxvasse Creek, east of Kingdom City. 2/1/21 Letting 1 1,963 
Camden US 54 CD 5P3270 Bridge 6. e FrERATE D 2/1/21 Letting A 1,101 
Cole RTH CD 583229 Bridgerehabilitation over Bois Brule Creek. 11/20/20 Letting 1 816 


and add guardrail 


Dent RT FF CD 5S3281 Bridge replacement over Norman Creek. 9/18/20 Letting 1 790 
Gasconade RT/J CD 583176 Bridgeimprovements — over First Creek. 10/16/20 Letting 1 994 
Laclede IS 44 CD 513324 Bridge rehabilitation | over Gasconade Overflow. 3/1/21 Letting ‘i 414 
Maries US 63 CD 5P3399 Bridgeimprovements over Gasconade River. Split from 583284 2 1,000 


1/15/21 Letting 


Maries RTN CD 583282 Bridge replacement over Rogers Creek. 9/18/20 Letting 1 5332 

Osage RTN CD 5S3264 Bridge replacement over Contrary Creek. 9/18/20 Letting 1 988 

St. Louis CSTMIDLAND SL_ 683404 Bridge rehabilitation §= on Midland Boulevard and Lackland Road over I-170. 10/16/20 Letting 2 6,649 
BLVD 

St. Louis City CST SL 683272 Bridge replacement over I-70. 4/1/21 Letting 2 7,245 


BROADWAY 


2020 - 2023 Bridge Projects 


Fiscal Year 2021 
Job Number of — Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Barton IS 49 SW 713362 Bridge replacement on the southbound bridge over the North Fork Spring River. 1/15/21 Letting 1 2,279 
Bates RTM SW 783261 Bridge rehabilitation over the Osage River. 1/15/21 Letting ‘i 2,179 
Bates RTB SW 7P3190D Bridge rehabilitation over Camp Branch 1.5 miles west of Rte. P and Panther Creek 1/15/21 Letting 2 1,668 


1.3 miles west of Rte. P. 


Greene MO 266 SW 7P3190G Bridge VACG FrERAT Ele of Plano. 6/19/20 Letting ‘i 1,329 


Jasper IS 49 SW 713254 Bridge rehabilitation | on northbound bridge over Missouri and Northern Arkansas 1/15/21 Letting 3 623 
Railroad and bridges over Opossum Creek. 


McDonald RigEE SW 7P3190F Bridge replacement over Indian Creek 0.4 mile south of Lanagan. 1/15/21 Letting al 2,334 

Polk MO 123 SW 7S3205 Bridge a Nee 34> RATED of Fair Play. 10/16/20 Letting 1 1,019 

Stone MO 265 SW 7P3190!I Bridge replacement on private drive over Pine Run Creek 0.1 mile south of Rte. AA. 2/1/21 Letting 1 145 

Taney US 65 SW 7P3190L Bridge rehabilitation ut brid Taneycomo between 11/20/20 Letting 1 1,955 
COO brabortandiser 

Vernon RT K SW 7P3190H Bridge replacement over Camp Branch 2.6 miles east of Bristow. 11/20/20 Letting al 909 

Vernon IS 49 SW_ 713363 Bridge replacement on southbound bridge over Missouri and North Arkansas 10/16/20 Letting 1 2,557 


Railroad. 


2020 - 2023 Bridge Projects 


Fiscal Year 2021 
Job_ Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Vernon RT FF SW 7P3190C Bridge rehabilitation | over Drywood Creek 2.2 miles west of Rte. F. 1/15/21 Letting ‘i 1,587 
Vernon RT BB SW 7P3190J Bridge replacement over Moore Branch 3.5 miles south of Nevada. 11/20/20 Letting 1 997 
Vernon US 54 SW 7P3174 Bridgerehabilitation | over Missouri and Northern Arkansas Railroad. 6/19/20 Letting A 4,756 


and upgrade 
pedestrian facilities to 


Dunklin RT ZZ SE 983368 Bridge replacement over Deering Drainage Ditch. 11/20/20 Letting dl 441 
Madison RTC SE 953213 Bridge replacement over St. Francois River. 1/15/21 Letting 1 3,139 
New Madrid RT W SE 953329 Bridge replacement over Drainage Ditch 2. 11/20/20 Letting 1 504 
Pemiscot RT EE SE 9583232 Bridge improvemen r Drai it 8, 259; Castor, Whitewater, 7/17/20 Letting lS 20,992 
AG San ~Francis Sl Bi ck Rivers; I-57; Rte 8 and 
Indian Creek. 
Wayne RTA SE 953383 Bridge replacement over Small Creek. 2/1/2021 Letting 1 884 


SFY 2021 Bridge Projects 63 87 127,113 


2020 - 2023 Bridge Projects 


Fiscal Year 2022 
Job_ Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Carroll RTV NW 1S3209C Bridge replacement over Miami Station Branch 2.6 miles south of Rte. 24, near 6/1/21 Letting 1 316 
DeWitt. 
Carroll RTE NW 183208 Bridge replacement over Lost Creek, 0.9 mile east of Rte. OO near Carrollton. 6/1/21 Letting 1 58) 
Carroll RTE NW _ 1S3207 Bridge replacement over Turkey Creek, 0.8 mile east of Rte. D near Norborne. 6/1/21 Letting 1 1,250 
Harrison IS 35 NW 113242 Bridge rehabilitation | over Pole Cat Creek, south of Bethany. 8/1/21 Letting 2 iL 3\227/ 
Mercer RTM NW 183218 Bridge replacement over Little Muddy Creek, 2.6 miles east of Rte. 65 near Mercer. 6/1/21 Letting 1 786 
Nodaway MO 46 NW 183258 Bridge replacement over the Nodaway River, 1 mile west of Rte. 113, near 9/1/21 Letting Al il Wolal 
Skidmore. 
Nodaway US 136 NW 1P3107 Bridge replacement over Mozingo Creek, 1 mile east of Rte. F near Maryville. 8/1/21 Letting 1 771 
Nodaway US 136 NW 1P3160 Bridge replacement over Long Branch, 1.2 miles west of Rte. E, near Ravenwood. 8/1/21 Letting 1 1,472 


Montgomery RT N NE 283186 Bridge RECO PrERATED near Mineola. 3/1/22 Letting 1 683 


Montgomery RT J NE 2583200 Bridge a ae PrERATED Rte. 19 near Big Spring. 3/1/22 Letting 1 571 


2020 - 2023 Bridge Projects 


Fiscal Year 2022 
Job_ Number of Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Jackson US 50 KC 4P3009 Bridge replacement at Chipman Road in Lee's Summit. 12/1/21 Letting 2 3,693 


Cole RTA CD 583334 Bridgeimprovements over Moreau Creek. 12/1/21 Letting 1 682 


Gasconade MO100 CD 5S3284 Bridge as @ FrERAT = D 11/1/21 Letting 3 2,998 
Howard US 40 CD 5S3330 Bridge "REC FrERATED 11/1/21 Letting 1 4,448 


Laclede MO 32 CD 5P3332 Bridge replacement over Mill Creek. 1/1/22 Letting 1 959 
Osage MO 100 CD 5S3348 Bridgeimprovement — over Cedar Creek. 2/1/22 Letting 1 1,147 
Osage MO 100 CD 5S3283 Bridge replacement over Deer Creek. 2/1/22 Letting 1 971 
Osage MO 89 CD 583344 Bridge rehabilitation | over Swan Creek. 11/1/21 Letting 1 610 
Phelps RTB CD 583350 Bridgeimprovement over Clear Creek. 12/1/21 Letting 1 1,054 
Phelps RTU CD 583349 Bridgeimprovement _ over I-44. 12/1/21 Letting 1 992 


2020 - 2023 Bridge Projects 


Fiscal Year 2022 
Job_ Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Bates RT BB SW 7P3190K Bridge rehabilitation | over South Deepwater Branch 0.8 mile south of Rte. H. 12/1/21 Letting i 478 
Jasper MO 96 SW 7S3171 Bridge replacement over White Oak Creek. 2022 Letting 1 2,227 
Jasper LP 49 SW 7S3285 Bridge rehabilitation | on Range Line Road over Kansas City Southern Railroad. 1/1/22 Letting 1 6,474 


and add sidewalk 


Newton RTE SW 7P3191B Bridge rehabilitation over Shoal Creek 1.3 miles north of Granby. 12/1/21 Letting al 1,679 


Butler BU 60 SE 953381 Bridge replacement over Black River. 2022 Letting 1 4,094 


New Madrid MO 162 SE 9583560 Bridge "KOC FrERATE iD) 2022 Letting 2 3,649 
New Madrid MO 162 SE 9583562 Bridge "KOEC FrERAT = D 2022 Letting i 584 
New Madrid RTH SE 9583540 Bridge pa Vex FrERATED” Ditch. 2022 Letting 2 1,423 


Stoddard RT WW SE 9583396 Bridge replacement over Drainage Ditch 26. 2022 Letting 1 639 
Wayne MO 34 SE 9P3380 Bridge replacement over St. Francis River. 2022 Letting At 1,776 


Wayne MO 34 SE 9P3218 Bridge replacement over Black River. 2022 Letting 1 6,836 


2020 - 2023 Bridge Projects 


Fiscal Year 2022 
Job_ Number of — Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 


SFY 2022 Bridge Projects 31 37 56,813 


2020 - 2023 Bridge Projects 


Fiscal Year 2023 
Job Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 


Jackson CST BLUE KC 413024 Bridge replace in Independence. 2/1/23 Letting 1 2,802 
RIDGE BLVD K Cc 


Franklin MO 47 SL 6P3291 Bridge ACC FY* FRATED 6/1/22 Letting 2 4,320 


Franklin RT HH SL 683298 Bridge ae :Vgi C =i ue RAT E D 6/1/22 Letting 1 1,347 
St. Louis MO 141 SL 6P3062B Bridge RC C =k "ERA LTED 5/1/23 Letting 2 1,387 


Butler MO 142 SE 9583557 Bridge RC r.Ca k. 2023 Letting 1 870 
CELERATED 

Dunklin MO 153 SE 9583517 Bridge ba Ves rTa 11/1/22 Letting 1 258 
CELERATED 

Howell RT ZZ SE 983565 Bridge RC r Howell Cree 2023 Letting 1 1,048 
CELERATED 

Pemiscot RTA SE 9583530 Bridge aXe: rDr it 1/1/23 Letting i 405 
CELERATED 

St. Francois US 67 SE 9P3547 Bridge iv .Ve@i r Union Pacific Rai 2023 Letting 4 227 
CELERATED 

Wayne RT FF SE 9583568 Bridge iv .V@i r Ri 2023 Letting 1 973 
CELERATED 


2020 - 2023 Bridge Projects 


Fiscal Year 2023 
Job_ Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 


SFY 2023 Bridge Projects 10 12 13,637 


2020 - 2023 Bridge Projects 


Moved Bridge Projects 


Job_ Number of _ Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 
Carroll RTC NW 183209 _ Bridge replacement over Branch of Turkey Creek 1.9 miles west of Rte. F. Moved to 1S3209C 


Marion US 61 NE 2P3181 Bridgeimprovements on northbound lane over Rte. 24 outer road 1.5 miles north of Moved to 2P3182 
Rte. 6 at Taylor interchange. 


Bollinger MO 51 SE 9583298 Bridge replacement over Castor River. Moved to Design-Build 
9S3232 


Butler RT W SE 9583386 Bridge replace if rBl Moved to Design-Build 
ACCELERATED 983232 
Cape RTA SE 953299 Bridge replace iv Moved to Design-Build 
Girardeau Ke ‘C Fic = >% T [= D 9S3232 
Dunklin RT DD SE 983510 Bridge replace r St. is River, 5 Moved to Design-Build 
ACCELERATED osa02 
Dunklin RT DD SE 983367 Bridge replace rSt. is River, Moved to Design-Build 
ACCELERATED 9503 


Mississippi RT B SE 983567 


Moved to Design-Build 


Bridge reha on ri-5 
\CCELERATED saa 
Reynolds RT K SE 9583561 Bridge rehabilitation rBl Moved to Design-Build 
CCELERATED 308 
St. Francois US 67 SE 9P3382 Bridge rehabiliti rRt Moved to Design-Build 
CCELERATED 95303 


2020 - 2023 Bridge Projects 


Moved Bridge Projects 


Job_ Number of — Est. Total 
County Route Dist Number Description Location Status Bridges Cost ($1,000 


St. Francois RTNN SE 983566 Bridge ACC = ‘= RA Moved to Design-Build 
[ERATED ee 


Moved Bridge Projects 11 


2020 - 2023 Bridge Projects 


July 1, 2019 - June 30, 2023 


2020 - 2023 Totals 


Total 
Number of Number of Programmed 
Projects Bridges ($1,000) 


211 250 343,100 


